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THE PERKIN-ELMER CORPORATION 


NORWALK • CONNECTICUT 

A- ■ — \ 

TELEPHON E: VICTOR 7 2422 • CABLE ADDRESS. PECO - NORWALK 

April 25, 1956 




A 


IN REPLY, PLEASE REFER TO: 

B on 6$ 

tl dg oun y Station 
Standard, GoamtlMt 




wppi — m iff iww t lo. l to BMtTMt of October 1, 1955 
Reference' Ullw of 1 iovc a tar 1959 Itm Br. J . 9. taker to Br. R. H. Scott 
requesting diitUMl fends tar tta ntalpi •( eta Long tail 
Length Syetoa nfnnl to ee "C*\ 

tar Sin 


25X1 


Ib MWMrtaM 
of Oetotar 1, 


with peer letter of 1 
1955 


1955, we here 
Verkin-Blner ee follows t 


tta Contract 


1) Ike deletion of tta intr o duc t o r y paragraph end tta substitution of e new 
Introductory paragraph to reflect tta change in Spies *c principal piece of 
taelneee. 


25X1 


2) Tta deletion of Paragraph 1 end tta entatltntlen of e now Paragraph 1 to 
reflect tta changes In decl«n and delivery of tta lent focal Length tyetca 
referred to aa "C". 


3) Tta deletion of I«ra|r«|t 2 end the aetatltetlea of a new paragraph 2 to 
reflect tta laereaee In price re quir e d inn to tta redaalfln of tta lent focal 
Length System. 


4) Tta deletion of Paragraph 31 and the eutatltutlon of a now Paragraph 31 to 
reflect tta change In Iplca'e addrcec. 

To acconplleh tta foregoing ehangea, we have prepared and ewhnit herewith In 
quadruplicate Supplenental Agrecaant Me. 1, and In duplicate Change Order «l to 
furehaaa Order 57904. Zf thla agananant la aatla factory, will you kindly enocuta 
and return copy #2 of the agrnenant, add tta eahnewledgnant copy of tta purahaaa 
order. Tta r cn alnlng coplaa of tta agrecnant nay ta retained for your fllee. 



flacerely yours. 
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